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BILL NO. S-75-08- 


4 ^ 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving contracts for work 
on Fire Station # 7 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT 
WAYNE, INDIANA: 

SECTION 1. That the contract between the City of Fort Wayne, by 
and through its Mayor and the Board of Public Works and the following: 

The Huguenard Corporation 

General Construction Work on Firehouse # 7 $120,983.00 

Havel Bros . , Inc. 

Electrical Work on Firehouse #7 $ 11,991.00 

D.V.T., Inc. 

Plumbing and Sewerage Work, Heating 

Ventilating and Air Conditioning Work 

on Firehouse #7 $ 22,800.00 

for a total cost of $155,774.00, all as more particularly set forth in said contracts 
which are on file in the Office of the Board of Public Works and is by reference 
Incorporated herein, made a part hereof and is hereby'in all things ratified, con¬ 
firmed and approved. 

SECTION 2. This Ordinance shall be in full force and effect from 
and after its passage and approval by the Mayor. 



Councilman 


APPROVED AS TO FORM 
ndleoaeoy,_ 


i 










Read the first time in full and on motion by_ 




seconded by 


and duly adopted, read the second time by title and referred 

to the Committee on _ _ (“ancTThe City Plan 

Commissipa-^er^H^e^emmerrdadrKmi-^^ he!d after due leg a 1 notice, 

at the "Council Chambers, City-County Bui IdlTt^TTcrt-i^ 
the d ay of 

o ‘ fc 


Date: 





Read the third time in full and on motion by_ 
seconded by , and duly adopted, placed on its passage. 

Passed (CfiSi) by the foil owing vote: 

AYES NAYS ABSTAINED 


TOTAL VOTES 
BURNS 
HINGA 
KRAUS 
MOSES 
NUCKOLS 
SCHMIDT, D. 

SCHMIDT, V. 

STIER 

TALARICQ 

DATE: 


□ 


nDOLl'i I IU-W1I 

□ □ 




£=. 








, 'Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, 
as (.Zo&wg Ma-p - )- - (S onor ai-) ( Anne - x - a-t - i - cm ) (Special) (AppreprrartlTili) Ordinance 
(ReseTtrtfcm) No. 7S o n the d ay of . »• .197 v^TT 

ATTEST: (SEAL) 

-Us■ 



C^lClTrCLERK” — — PfeSTDlNG OFFICER 

• * Presented J?y me to the Mayor of the City of Tort Wayne, Indiana, on-thej 
hay'pf - , 197 ^ , at the hour of T^_f^o 1 clock 


Approved and signed by me this 


at the hour-of 


j’- od 




day of _ 

M. .E.S.T. 




197 0 , 












































































S-75-08-41 


Bill No. 


We 3 your Committee on 


REPORT OF THE COMMITTEE ON 

Public Works 


PUBLIC WORKS 


approving contracts for work on Fire Station # 7 


to whom was referred an Ordinance 


have had said Ordinance under consideration and beg leave to report back to the Common 



















































THE CITY OF FORT WAYNE 

board of public works 





August 6, 1975 


The Common Council 
Fort Wayne, Indiana 

Gentlemen and Mrs. Schmidt: 

Pursuant to Council approval for acquisition of property for proposed new Fire 
Station #7 (S-109-75), the Board has received bids for construction. Contracts 
have been awarded as follows: 

General Construction Huguenard Corp 

Electrical Havel Brothers 

Mechanical (Plumbing, Heating, DVT, Inc. 

Ventilating, Air Conditioning) 

A target date of November 1, 1975 has been established for completion. Property 
closing should be completed within one week. Contractors are ready to commence 
construction. 

The Board, therefore, requests a "Prior Approval". Contracts will be submitted 
for formal approval as soon as processed. 

Very truly yours, 

BOARD OF PUBLIC WORKS 

c&JldcO'ffjzJL 

Carl E, O'Neal, Member 

CEO:bt 
cc: Mayor 

Attachment: Tabulation 



$120,983.00 

11,991.00 

22,800.00 














Llft EH0USE HI CITY OF FORT WAYNE, FORT WAYNE, IND. _8D, OF PUBLIC WORKS CONF. ROOM 9;06 A.M. 7^30-75 


BIDDERS - MECHANICAL . 

Check List 

•BASE PROPOSAL 

Unit Prices 

i j • uu n•11 » i •JU"/3 

VOLUNTARY ALTERNATES 

j B;id Form 96 

! Bid Form 96A 

Bid Security 

Addenda 1 & 2 
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FIREHOUSE §7 CIT-Y OF FORT WAYNE, FORT WAYNE, IND. 

Check List 


BIDDERS - ELECTRICAL. 
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PUBLIC WORKS CONF. ROOM 9:00 A.M, 7-30-75 

Unit Prices 


BASE PROPOSAL 


/3. C*<S><3>. 






/^5^. - 


/3>5C*>Z. 


VOLUNTARY ALTERNATES 


/irtrh' 'Asref's 





















































FIREHOUSE // 7 CI TV OF FORT WAYNE, FORT WAYNE, IND. 


BIDDERS - GENERAL , 

CONTRACTORS 


CZ/vt/tan 


CZ<Pt-T s/. 






tDz/Au'&r'/'/? <33c>^e>7. 


iV&rrmj/h 


BP. OF PUBLIC WORKS CONF. ROOM 9:00 A.M. 7-30-75 




Check List 
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i/ 




v/ 


v/ 


l/ 
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v/ 


1/ 








,BASE PROPOSAL 


/3^7^. ” 






/3/, /3 /. ^ 


/36?sJ?<£>&. ' 


/37^^3~ 


Unit Prices 


// ~7j/2.S. $f>* w*/ Tvune/tf/tOnS 


VOLUNTARY ALTERNATES 


























































THE AMERICAN INSTITUTE OF ARCHITECTS 



AIA Document A101 

Standard Form of Agreement Between 
Owner and Contractor 

where the basis of payment is a 

STIPULATED SUM 

THIS DOCUMENT HAS IMPORTANT LEGAL CONSEQUENCES; CONSULTATION WITH 
AN ATTORNEY IS ENCOURAGED WITH RESPECT TO ITS COMPLETION OR MODIFICATION 

Use only with the latest Edition of AIA Document A201, General Conditions of the Contract for Construction. 
This document has been approved and endorsed by The Associated General Contractors of America. 


AGREEMENT 

made this fourth (4th) day of August in the year of Nineteen 

Hundred and Seventy-Five (1 975) 

BETWEEN the Owner: City of Fort Wayne 

Fort Wayne, Indiana 


and the Contractor: D.V.T., Inc. 

5425 Industrial Rd . 

Fort Wayne, Indiana 

the Project: Firehouse #7 

Corner Spring and Lindenwood Avenue 
Ft. Wayne, Indiana 


the Architect: 


Archonics Corporation 
4009 East State Blvd. 
Fort Wayne, Indiana 


The Owner and the Contractor agree as set forth below. 


AIA DOCUMENT A101 • OWNER-CONTRACTOR AGREEMENT • JANUARY 1974 EDITION • AIA® • ©1974 
ThI AMERICAN INSTITUTE OF ARCHITECTS. 1735 NEW YORK AVE„ N.W.. WASHINGTON, D. C. 20006 











ARTICLE 1 


THE CONTRACT DOCUMENTS 

The Contract Documents consist of this Agreement, Conditions of the Contract (General, Supplementary and other 
Conditions) Drawings Specifications, all Addenda issued prior to execution of this Agreement and all Modifications 
issued subsequent thereto. These form the Contract, and all are as fully a part of the Contract as if attached to this 
Agreement or repealed herein. An enumeration of the Contract Documents appears in Article 7. 


ARTICLE 2 
THE WORK 

The Contractor shall perform all the Work required by the Contract Documents for 

(Here insert the caption descriptive of the Work as used on other Contract Documents.) 

Plumbing and Sewerage Work 

Heating, Ventilating and Air Conditioning Work 
on Firehouse #7. 


ARTICLE 3 

TIME OF COMMENCEMENT AND COMPLETION 

The Work to be performed under this Contract shall be commenced within Seven (7) Calendar 

and ^completed within one hundred fity (150) calendar days. 

(Here insert any special provisions for liquidated damages relating to failure to complete on time.) 


AIA DOCUMENT Aid ' 0\ 
THE AMERICAN INSTi.UT! 


-CONTRACTOR AGREEMENT • JANUARY 1974 EDITION • AIA® * ©1974 
ARCHITECTS, 1735 NEW YORK AVE., N.W., WASHINGTON, D. C. 20006 
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ARTICLE 4 


CONTRACT SUM 

The Owner shall pay the Contractor for the performance of the Work, subject to additions and deductions by Change 
Order as provided in the Conditions of the Contract, in current funds, the Contract Sum of 


Twenty-Two Thousand Eight Hundred and no/100 Dollars ($22,800.00). 


ARTICLE 5 


PROGRESS PAYMENTS 


Ba«ec coon Application? for Psv.meri submitted to the Architect by the Contractor and Certificates for Payment issued 
by the Architect, the Ow->er s.-c make progress payments on account of the Contract Sum to the Contractor as pro¬ 
vided in the Conditions of the Contract as follows: 

On or about the First (1 St) day of each month See belOW per cent of 

the proportion of the Contract Sum properly allocable to labor, materials and equipment incorporated in the Work 
2nd' See bel OW per cent ot ,he P orlion of the Contract Sum properly allocable to materials and 

equipment suitably stored at the site or at some other location agreed upon in writing by the parties, up to the 
' ( i \ davs ocor to the date on which the Application for Payment is submitted, less the aggregate 

of previous payments in each case: and upon Substantial Completion of the entire Work, a sum sufficient to increase 
thetotai payments to ni net V-five (95 )per cent of the Contract Sum, less such retainages as the Architect 
shall determine for ail incomplete Work and unsettled claims. 

(ii nor covered elsewhere in the Contract Documents, here insert any provision lor limiting m reducing the amount retained after the Work reaches a certain 
state o/ completion.) 

Schedule of Progress Payments 

Labor, materi al s . equipment and Proportion of Progress Payment 

materials, suitably stored_ . Eligible toward Contract Sum 


First Fifty Percent (50%) of 
Contract Amount - 


Ninety (90) Percent 


Balance of Contract Amount 


One Hundred (100) Percent 


Any moneys not paid when due to either party under this Contract shall bear interest at the legal rate in force at the 
place of the Project. ’ 


Al A DOCUMENT A1D1 * OWNER-CONTRACTOR AGREEMENT ♦ JANUARY 
THE AMERICAN INSTITUTE OF ARCHITECTS, 1735 NEW YORK AVE., N.' 


4 EDITION * AIA® 1 * ©1974 
WASHINGTON, D. C. 20006 
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ARTICLE 6 


FINAL PAYMENT 


I Midi UQ Vlllt.llA, V_yi «J l? IU tl*l6 tl UH C UlljJHIU waienw ‘ ‘ ' ' r “ • ' , J . , 

Contractor T h 1 r ty (30 J days after Substantial Completion of the Work unless otherwise stipulated m the 
Certificate of Substantial Completion, provided the Work has then been completed, the Contract fully performed, 
and a final Certificate for Payment has been issued by the Architect. 


MISCELLANEOUS PROVISIONS 


7.1 Terms used in this Agreement which are defined in the Conditions of the Contract shall have the meanings 
designated in those Conditions. 

7.2 The Contract Documents, which constitute the entire agreement between the Owner and the Contractor, are listed 
in Article 1 and, except for Modifications issued after execution of this Agreement, are enumerated as follows: 

fib! below the Agreement. Conditions ol the Contract (Cnnerat, Supplementary, and other Conditions}, Drawings, Specifications. Addenda a 




This Agreement 
Conditions of the Contract 

a. Advertisement for Bids 

b. Instructions to bidders (AIA Document A701 , Jan., 1974 Edition) 

c. Supplemental Instructions to Bidders 

d. General Conditions (AIA Document A201 , April 1 970 Edition) 

e. Supplementary Conditions 


3. ■ Specifications 

a. Division. I and 15. 

b. Division 2 thru 11 and Division 16 as this work =specifically appears 


age 


Drawings 

a. Title P 

b. Survey 

c. Pages 1 thru 9 

d. Page U-I 

e. Pages P-1 thru P-3 

f. Pages H-l thru H-2 

g. Pages E-i thru E-3 


Addendum #1 dated July 16, 1975 
6. Addendum #2 dated July 23, 1975 


This Contract shall become valid and in full force and effect only 

upon acceptance and passage by the-City Council. Notification of 

City Council action shall be presented by the Board of Public Works through 

ffef A§reSM^t e ^<lcu^d Il4 e da { 9 0 a i ?i^ r ^r t fii ) sf written above. 


City of Fort Wayne 


CONTRACTOR 


D . V.T. , Inc. 




^7A v* CO r /~ 

. . 

Gera 1d Dehner - Pres . - 

Betty Lob Nault 
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UNITED STATES FIDELirKlSi:GUAHANTY COMPANY 


m 'X&iySanS 
(A Stock Conrpany) 

PERFORMANCE BOND 

Approved by The American Institute of Architects 
A. I. A. Document No. A-311 (February 1970 Edition) 
BOND NUMBER. 


KNOW ALL MEN BY THESE PRESENTS: 

D.V.T., Inc. 


For t W a yne , I ndiana. 

hereinafter called Contractor, and UNITED STATES FIDELITY AND GUARANTY COMPANY, 


of the State of Maryland, Baltimore, Maryland, i 

City of Fort Wayne 


corporation organized and existing under the laws 
Surety, hereinafter called Surety, are held and firmly bound unto..... 


in the amount of Twenty-Two Thousand, Eight Hundred & 

Dollars l$....?.?...'.. 8 9.9.’. 0 .9. 


>ry bind themselves, their heirs, executors, administrators, successors and a 


00/100- 

fcr :~e payment whereof Contractor mi Si 
severahy. trmly by these presents. 

WHEREAS. Contractor has by wr::sn 

Heating, ventilating, air conditioning, plumbing and sewerage for 
Fire Station #7, Fort Wayne, In. 


m 


n accordance with drawing 


' (Here insert full name, title and address) 


., which contract is by reference made a part 


hereof, and is hereinafter referred to :s the Contract. 

NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation snail be null and void; otherwise it shall remain in full force and effect. 

The Surety hereby waives notice :f any alteration or extension of time made by the Owner. 

Whenever Contractor shad be. and declared by Owner to be in default under the Contract, the Owner having performed Owner’s obligations 
thereunder, the Surety may promptly 'emedy the default, or shall promptly 

(1) Complete the Contract in accordance with its terms and conditions, or 

(2) Obtain a bid cr bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety of the low¬ 

est responsible bidder, cr. the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, 
arrange for 3 ccnrac: such bidder and Owner, and make available as Work progresses (even though there should be a default or a 

succession of defaults .ncer me contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of 
completion less the :a am:? cf He contract price,- but not exceeding, including other costs and damages for which the Surety may be liable 
hereunder, the amount fcth in the first paragraph hereof. The term "balance of the contract price," as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly paid by 
Owner to Contractor. 

Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
Contract falls due. ~ 

No right of action shaH accrue on this bend to or for the use of any person or corporation other than the Owner named herein or 

the heirs, executors, administrators or successors of the Owner. 

4 

Signed and sealed this. 

In the presence oft 


YASTE , -£ENT>& RY®V m INC. 
Authom 

EY -Jk uNuTTdi; 


..day of.August.. , 19 .7.5 

D.V.T., INC. 

By uHcdllTl.l (L A ..ikuTtldF (Sea!) 

Principal 

UNITED STATES FIDELITY AND GUARANTY COMPANY 

By ...DFAAE..:2s,. 

.Attorney-in-fact..... . 


m 


(Seal) 








































UNITED STATES FIDELITY ^/GUARANTY COMPANY 


{28a 

(A Stock Company) 

LABOR AND MATERIAL PAYMENT BOND 

Approved by The American Institute of Architects 
A. I. A. Document No. A-311 (February 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS: 

Th „ D.V.T., Inc. 


BOND NUMBER.. 


Fort Wayne, Indiana .as Principal, 

hereinafter called Principal, and UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organized and existing under the laws 

of the State of Maryland. Baltimore. Maryland as Surety, hereinafter called Surety, are held and firmly bound unto. 

City of Fort Wayne. 

as Obligee, hereinafter cai'ed Owner, for the use and benefit of claimants as hereinbelow defined, in the amount of. Twenty-TW.O. 

Thousand , Eight. Hundred..&. 00/10.0 Dollars($.22., 80.0.. .00-.- .), 

for the payment whereof ?- rc : pai and Surety bind themselves, their heirs, executors, administrators, successor's and assigns, jointly and 
severally, firmly by these presents. 

WHEREAS, Princ oai nas ov written agreement dated August 4 1975 , entered into a contract with Owner for 

Plumbing,’ heating, ventilating, air conditioning and sewerage for 

F i?r ¥<&rc§fc^$&.nfs S?e9£feo¥'by 1 n *. (Here insert fui j name ; ,j,ie and address). 

.which contract is by reference made a part 

hereof, and is hereinafter reared to as the Contract. 

NOW THEREFORE ~-E CONDITION OF THIS OBLIGATION is such that if the Principal shall promptly make payment to all 
c i a jm a n» s as hereinafter ■ - • = • ?:■- •• and materia! used or reasonably required for use in the performance of the Contract, then this 

obligation snail be void- ------ -i it shall remain in full force and effect, subject, however, to the following conditions: 

°m A claimant is - = .- - having a direct contract with the Principal or with a sub-contractor of the Principal for labor, material 
or both used or * required for use in the performance of the contract, labor and material being construed to include that 

part of water gas. ::*e r v rit. heat, oil, gasoline, telephone service or rental of equipment directly applicable to the Contract. 

(2) The above-named’Vnc.-ca: 2a Surety hereby jointly and severally agree with the Owner that every clamant as herein defined, who 

has not b-n pa^d in -eWs the expiration of a period of ninety (90) days after the date on which the las of such claimants 
work or lafcc- :r performed, or materials were furnished by such claimant, may sue on this bond for the use of such 

claimant, prosecute fe to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The 
Owner shall not :e -eoH :or the payment of any costs or expenses of any such suit. 

(3) No suit or action snail re commenced hereunder by any claimant, . 

(a) Unless - --- one having a direct contract with the Principal, shall have given written notice to any two of the 

followini' me WwW, ‘r,e Owner, or the Surety above named, within ninety (90) days after such claimant did or performed the 
last of -- ‘ r n:sh o d tne last of the materials for which said claim is mar 1 .:, slating v.-,lh snasiantial accuracy 

the airmen; name of the party to whom the materials were furnished, or for whom the work or labor was done or 

performed Such v: ce scan ce served by mailing the same by registered mail or certified mail, postage prepaid in an envelope 
addressed *o tre Princ pal. Owner or Surety, at any place where an office is regularly maintained for transaction of business, 
or served in ary man-er in which legal process may be served in the state in which the aforesaid project is located, save that 
such service "eed rot :e made by a public officer. , . .. . . . . . 

(b) Afte- th° --■ -=• up -.f r-® ft) year following the date on which Principal ceased work on said Contract, it being understood, 
however'that if'any limitation embodied in this bond is prohibited by any law controlling the construction hereof such limitation 
shall be'deemed to Di sir.erded so as to be equal to the minimum period of limitation permitted by such law. 

(c) 0th°r than in 3 s-at D -ourt of competent jurisdiction in and for the county or other political subdivision of the state in which the 

project, or any car: thereof, is situated, or in the United States District Court for the district in which the project, or any part 
thereof, is situated, and not elsewhere. - 1 

(4) The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive 
of the payment by Surety of mechanics’ liens which may be filed of record against said improvement, whether or not claim for tue 
amount of such lien be presented under and against this bond. - " 


Signed and sealed tf 



of. August . ....,19. 75 

D.V.T., INC. 


AND GUARANTY COMPANY 

. 


n 

inti 




□! 


'if;; 

V. 


Contract: 


(2-70) G 
































COPY OF RESOLUTION 


that Whereas, it is necessary for the effectual transaction of business that this Company appoint agents and attorneys with pow< 
and authority to act for it and in its name in States other than Maryland, and in the Territories of the l toted States and in the Provmct 
of the Dominion of Canada and in the Colony of Newfoundland. 


' Therefore, he it Resolved, that this Company do, and it hereby does, authorise and empower 
Presidents in conjunction with its Secretary or one of its Assistant Secretaries, under its corporate seal 
as. attorney or attorneys-in-fact, or agent or agents of said Company, in its name and as its act, to ex 
tracts guaranteeing the fidelity of persons holding positions of public or private trust, guaranteeing St 
than insurance policies and executing or guaranteeing bonds and undertakings, required or permittee 
by law allowed, and 

Also, in its name and as its attorney or attorneys-in-fact, or agent or agents to execute and guar 
bonds, recognisances obligations, stipulations, undertakings or anything in the nature o£ either tht 
municipal or otherwise, or by any Statute of the United States or of any Stale or Territory of the Unit? 
Dominion of Canada or of the Colony of Newfoundland, or by the rules, regulations, orders, customs, j 
body, organization, office or officer, local, municipal or otherwise, be allowed, required or permitted t< 
tendered, accepted, filed or recorded for the security or protection of, by or for any person or persons 
municipality or other association or organization whatsoever, in any and all capacities whatsoever, com 
of anything or any conditions which may be provided for in any such bond, recognizance, obeys;: 
anything in the nature of either of the same. 


S# President or either of its Yice- 
to appoint any person or persons 

; performances of contracts other 
In all actions or proceedings, or 

ntee the conditions Of any and all 
same, which are or .may by law, 
i States or of the Provinces of the 
ractice or discretion of any board, 
be executed, made, taken, given, 
corporation, body, office, interest, 
itioned for the doing or not doing 
ipulation, or undertaking, or 


t, Richard Calder 

GUARANTY COMPANY, do hereby certify that the foregoing is 
by said Company to 


, an Assistant Secretary - of the UNIiED STATES FIDELITY AND 
full, true and correct copy of the original power of attorney given 


Lane 1, 


Gri le 


of Fort Wayne, Indiana authorizing and empowering hist 

forth, which power of attorney has never been revoked and is still in full force and effect. 

And I do further certify that said Power of Attorney was given in pursuance of a res:tc *c 
Board of Directors of said Company, duly called and held at the office of the Company ir. . - City 
July, 1910, at -which meeting a quorum of the Board of Directors was present, and that the foregoing 
resolution, and the whole thereof as recorded in the minutes of said meeting. 


In Testimony Whereof, 
COMPANY on - 


I have hereunto set my hand and the 

(Date) August 4, 1975 


seal of the UNITED STAT. 


to sign bonds as therein set 

a true and correct copy oi sud 

FIDELITY AND GUARANTY 





CERTIFIED COPY 


GENERAL POWER OF ATTORNEY 

83680 


No.. 


x> all Men hr them Prese 


.'hat UNITED STATES FIDELITY AND GUARANTY COMPANY, a corporation organic 


■,) and existing under the laws of the 


ml having its principal office at the City of Raltinu 

Lane I. Grile 


oi the City #f Port Wayne . 

its true apd lawful attorney .in and for the State of Indiana 


the State of Maryland, does hereby constitute and appoint 


State of Indiana 


for the following purposes, to wit : ,.:. , ' • , 

To -Eft it* name as = are « to and to execute, seal and acknowledge any and all bonds, and to respectively do and perform any and 

all acts and things set forth in the’ resolution of the Board of Directors of the said UNITED STATES 

COMPANY, a certified copy of which is hereto annexed and made a part of this Power of Attorney: and the said UNITED STATES 
FIDELITY AND GUARANTY COMPANY, through us, it 


s Board of. Directors, hereby ratifies and confirms, all and whatsoever the said 


Lane ■ X . Gril® 


miy 53 1»1f ite«V*r w\°NITED State’s FIDELITY AND GUARANTY COMPANY has *d this instrument t be 
sealed with its corporate seal. J y - «t tod hv the S i«r Mures of it Vtce President and Assistant Secret ry. thi 19 ~ d3 >' of - 

April ... , A. D. 19 73 

UNITED STATES FIDELITY AND GUARANTY COMPANY. 


(SEAL); 


(Signed).; 
(Signed) 


By James. A..., Map.pus. 

John H. A itken 


Assistant Secretary. 


STATE OF MARYLAND. t 
BALTIMORE CITY, " j **',. /-/ 7 . 

0nthi3 19ft day of April , A. D. 19 73 before me personally came 

On this Vice-President of the UNITED STATES FIDELITY AND GUARANTY 

James ft, Mappus „ Ai+w« ’ , Assistant Secretary of said Company, with both of 

COMPANY and • John H. , tken ^ ^ ^ ^ ^ lhp esWpd n lte City of Baltimore, Maryl nd, 

John H. Aitken ' were respectively 


■ y>•„>«. . ..... personally actjoainTed, who being by 

,h “ ‘Z&S ...a *. rorro %, 


the V 

■ seal affixed 
tion, and that they 


My & 
{ SEAL). 


described to and v* ch'e^ toed the foregoing Power of Attorney; that they each knew the seal of said corporation; that the 
a f t „ f to was such corporate seal, that it was so fixed by order of the Board of Directors of sad corpora- 

% 


n’.d Power of Atisnwy was such corporate seal, t~— - ■ .. 

' " tfareto by like order as Vice-President and Atort.n.t Secretary, respectively, of the Company. 

the Sr,* day in July, A. D. 19.. 

(signed) , , . nerbe 5L: J :.. At :^... 

• Notary Public. 




STATE OF MARYLAND 1 . 

BALTIMORE CITY, j ' 

I, Robert II- Bouse * Berber?jT aSY* ^ ^ !e 

Court of Record, andLdTand who has thereto subscribed his name, was at the time of so doing a Notary Public of the 
whom the annexed aibda » ° ’ Baltimore, duly commissioned and sworn and authorized by law to. administer oaths and take 

acknowLdgmeatsf'ns proof ^of L therein I further certify that I am —ted with the handwriting of the said 

Notary, and verily believe the signature to be his geswme signature. 


fn Test.it 
of Record, this . 

(SEAL) 


mr W'hei 

im 


>>.»/, 1 hereto set 
day of . 


ty hand and affix the seal oi the Supei 

April 


(Signed) 


-tor Court of Baltimore City, the s 
, A. D. 19 73 
Robert IL Bouse 


ie being, .a Court 
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CERTIFICATE OF INSURANCE 

This is to certify that the policies listed in this Certificate have been issued to the Named Insured by the Company designated 
below. This Certificate does no*' amend, extend or otherwise alter the terms, conditions or exclusions of such policies. 
Issued To (Name and Address) 

r “i 

CITY OF FORT WAYNE, 

CITY-COUNTY BUILDING, 

1 EAST MAIN STREET, 

FT. WAYNE, IND. 46802 


Named Insured and Address: J), V. T. , INC. 

5425 INDUSTRIAL ROAD, FORT WAYNE, INDIANA. 


46825 


i Pelicy Number 

Policy Ten* 

Type of Insurance 

Bodily tnjury 

Limits of Liability 

Property Damage 

. jcjqq 087T2T 

~57TT775-76' 

Workmen’s Compensation 

X 

Statutoiy 





$ ,000 

Each Person 


II 3900 087123 

5/11/75-76 

Employers’ Liability 

S 100 ,000 

Each Accident 



? , 000 

Medical - Each Person 




Comprehensive Automobile 

$ son 

,000 

Each Person 


HP-42 3 5 

5/11/75-76! 

1141QIL 

,000 

Each Occurrence 

$ SOO .000 r 


5/11/75-76! 

Comprehensive General 

? i .ooo 

,000 

Each Occurrence 

$ 200 .000 i 

• MP-4235 

Liability 


Aggregate Operations 

$ 7.00 .000 f 



,—, including Blanket 

SC 1 Contractual Liability 


Aggregate Protective 

$ 700 .000 { 



$1,000 

,000 

Aggregate Completed 
Operations and Products 

• r 

$ 200 ,ooo \ 



Manufacturers’ and 

$ ,000 

Each Occurrence 

$ ,000 • 



Contractors’ Liability 


Aggregate 

$ ,ooo ; 



Owners’, Landlords’ and 

$ 

,000 

Each Occurrence 

$ ,ooo f 

, 


Tenants' Liability 


Aggregate 

$ ,000 ! 



Completed Operations and 
! Products Liability 

$ ,000 

Each Occurrence 

$ , ooo 

|| 


$ ,000 

Aggregate 

$ , ooo 



j Contractual Liability 

$ ,000 

Each Occurrence 

$ ,000 




Aggregate 

$ , ooo 



Comprehensive Excess 

$ ,000 

Each Occurrence 

Combined Personal > 



Indemnity 

$ ,000 

Aggregate 

Pf»P»rt* Djm >? e ? 

(18A al 

so required 

:>n W. Compensatic 

n ) 


\ 

1 


Descriptiw ait'i Inratma of operations and automobiles cowed: ^ MD ALL OPERATIONS OF THE NAMED INSURED. 

RE: JOB AT FIRE STATION # 7, FT. WAYNE, IND. 


The Company designated below will rateMOfxffocbdJi notify the holder of this Certificate of any material change in or cancellation of these policies, 
=t>^6WCiS3SUi , ^K««pDSKjSsikl3fiDictaiSeat^E&dK50>cxx by ten days written notice 

g UNITED states fidelity and guaranty company 


□ FIDELITY AND GUARANTY INSURANCE UNDERWRITERS, INC. 
Date_8/8/75 



Gen. 348 (1-73) 




































































iktiuialrral j&onxb of Jniitana ' [ 

CERTIFICATE OF EMPLOYER'S COMPLIANCE WITH THE 
INDIANA WORKMEN'S COMPENSATION AND OCCUPATIONAL DISEASE ACTS 



(Replaces 19 and 105) 

When this document is properly endorsed by the original validation stamp of 
the Indiana Industrial Board, it certifies that the foregoing employer has 
complied with the provisions of §§5, 68 and 69 of the Indiana Workmen's 
Compensation_Act and^ §27 of the Indiana Workmen's Occupational Disease Act 
by insuring - its liability under said Acts with a policy of insurance issued 
by the company, bearing the policy number, and effective on the date indicated. 
This policy will expire one year from the effective date. 

INDUSTRIAL BOARD OF INDIANA 

- o ■. 

ROBERT W. MC NEVIN, CHAIRMAN 

ATTEST: 


><crh -n...C.jd - -<Cor.. - 

"JOHN A. RADER, SECRETARY 


C'r.TiFIC.’-JE of COVERAGE 


YASTE. ZENT & RYE, INC, 
agents 

































THE AMERICAN INSTITUTE OF ARCHITECTS 



AIA Document AT 01 

Standard Form of Agreement Between 
Owner and Contractor 

where the basis of payment is a 

STIPULATED SUM 

7H’S DC Cl V-VT HAS IMPORTANT LEGAL CONSEQUENCES; CONSULTATION WITH 
AN AT~ORSE' v 5 ENCOURAGED WITH RESPECT TO ITS COMPLETION OR MODIFICATION 

with the fates: Ed ‘Jen of AIA Document A201, General Conditions of the Contract for Construction. 
This docuir.err -as bee- approved and endorsed by The Associated General Contractors of America. 


AGREEMENT 

made this Fourth :4th) day of August in the year of Nineteen 

Hundred and Seventy-Five (1 975 ) 

BETWEEN the Owner: City of Fort Wayne 
Fort Wayne, Indiana 

and the Contractor: The Huguenard Corporation 

4410 Executive Boulevard 
Fort Wayne, Indiana 

the Project: Firehouse #7 - 

Corner Spring and Linwood Avenue 
Fort Wayne, Indiana 


the Architect: Archonics Corporation 

4009 East State Boulevard 
Fort Wayne, Indiana 46805 

The Owner and the Contractor agree as set forth below. 


AIA DOCUMENT A101 • OWNER-CONTRACTOR AGREEMENT • JANUARY 1974 EDITION • AIA® * ©1974 
THE AMERICAN INSTITUTE OF ARCHITECTS, 1735 NEW YORK AVE., N.W., WASHINGTON, D. C. 20006 











ARTICLE 1 


THE CONTRACT DOCUMENTS 

The Contract Documents consist of this Agreement, Conditions of the Contract (General, Supplementary and other 
Conditions), Drawings, Specifications, all Addenda issued prior to execution of this Agreement and all Modifications 
issued subsequent •.hereto. These form the Contract, and all are as fully a part of the Contract as if attached to this 
Agreement or repeated herein. An enumeration of the Contract Documents appears in Article 7. 


ARTICLE 2 
THE WORK 

The Contractor shall perform all the Work required by the Contract Documents for 

(He’e insert the apt.on c'e.-crpt.Pe ol the Work as used on other Contract Documents.) 

General Construction Work on Firehouse #7 


ARTICLE 3 

TIME OF COMMENCEMENT AND COMPLETION 
The Work to be peror~ec under this Contract shall be commenced wi thi n Seven ( 7 ) 
calendar days 

and completed within one hundred fifty (150) calendar days. 


AIA DOCUMENT A191 * OWNER-CONTRACTOR AGREEMENT • JANUARY 1S74 EDITION • At A® • ©1974 
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ARTICLE 4 


CONTRACT SUM 

:The Owner shall pay the Contractor for the performance of the Work, subject to additions and deductions by Change 
Order as provided in the Conditions of the Contract, in current funds, the Contract Sum of 

One hundred Twenty Thousand, Nine Hundred Eighty Three Dollars and no cents 
($120,983.00) 

Unit Prices shall be as follows: 

Excavation and removal of material from site 

Added.$3.75 cu. yd. 

Deducted..S3.15 cu. yd. 

Fill and Compaction 

Added ..... 58.25 cu. yd. 

Deducted..$6.75 cu. yd. 


ARTICLE 5 

PROGRESS PAYMENTS - 

Lmrrrt Applications :o^ submitted to the Architect by the Contractor and Certificates for Payment issued 

O' be Architect, the Owrer ma *re progress payments on account of the Contract Sum to the Contractor as pro¬ 
vided in. the Conditions o; rna Ca onset as follows: 1 H7 ffoyvfoyy ■ i ,, ^ - ' 

On or about the First (is:; day of ea’ch month See below per cent of 

the p'ooortion of the Contras 5„m properly allocable to labor, materials and equipment incorporated in the Work 
anc See bel OW percent of the portion of the (ioniiait Surn properly allocable to materials and 

equipment suitably stored he - or at some other location agreed upon in writing by the parties, up to the 
O fte (1 ) days prior to the date on which the Application for Payment is submitted, less the aggregate 

of previous payments in each case*; and upon Substantial Completion of. the entire Work, a sum sufficient to increase 
the total .payments to fl i netv - five (95) per cent of the Contract Sum, less such retaiftages as the Architect 
shau determine for all met ~~.p Te Work and unsettled claims-. ; ■ '* ' , . 



Schedule of Progress Payments 


Labor material's, equipment and ^Proportion of Progress Payment 

materials, suitably stored _ ' Eligible toward Contract Sum 

First Fifty Percent (50%) of 

Contract Amount ---- Ninety (90) Percent . 

Balance of Contract Amount - One Hundred (100) Percent 


Any moneys not paid when due to either party under this Contract shall bear interest at the legal rate in force at the 
place of the Project. 

ASA DOCUMENT A101 * OWNFK-CONTR ACTOR AGREEWENT • JANUARY VV4 EDITION * MA® * ©1974 A 
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ARTICLE 6 


FINAL PAYMENT 

Final payment, constituting the entire unpaid balance of the Contract Sum, shall be paid by the Owner to the 
Contractor Thirty (30) days after Substantial Completion of the Work unless otherwise stipulated in the 
Certificate of Substantial Completion, provided the Work has then been completed, the Contract fully performed, 
and a final Certificate for Payment has been issued by the Architect. 


ARTICLE 7 

MISCELLANEOUS PROVISIONS 

7.1 Terms used in this Agreement which are defined in the Conditions of the Contract shall have the meanings 
designated in those Conditions. 

7.2 The Contract Documents, which constitute the entire agreement between the Owner and the Contractor, are listed 
in Article 1 and, except for Modifications issued after execution of this Agreement, are enumerated as follows: 

(Usi be !cuv the Agreement. Conditions ol the Contract (General, Supplementary, and other Conditions). Drawings, Specifications. Addenda and accepted 

1 . This Agreement 

2. Conditions of the Contract 

a. Advertisement for Bids 

b. Instructions to bidders (AIA Document A7 01 , Jan. s 1974 Edition) 

c. Supplemental Instructions to Bidders 

d. General Conditions (AIA Document A201 , April 1 970 Edition) 

e. Supp" ! amenta ry Conditions 

3. Specifications 

a. Title Pace 

b. Survey 

c. Pages 1 thru 9 

d. Page U-I 

e. Pages ?-! thru P-3 

f. .Pages H-I thru H-2 . 

g. Pages E-I thru E-3 


5. 

Addendum #1 dated July 

16, 

1 975 

6. 

Addendum #2 cated July 

23, 

1975 


This Contract shall become valid and in full force and effect only upon 
acceptance and passage by the City Council. Notification of City Counci 
action shall be presented by the Board of Public.Works through the 
Architect to the Contractor. 


This Agreement executed the day and year first written above. 


City of Fort Wayne 
OW^R Fort. Wayne I nd iana 



CONTRrACTpR Huguenard Corporation 






/ 


l. f-K . K "V-,, ,04r~" 

Betty \ou Nault 


Ronald E. Huguenard - Pres. 
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AlA Document A311 

erformance Bond 


KNOW Ail MEN SV 

44i0 Executive Blvd VJ f 
ts PWcpO. hereinafter e 
Bammcre, Maryland 

as Surety, hereinafter caih 


RESENTS: that The Huguenard Corporation f 
b t Indiana 46808 

-actor, and, Fidelity and Deposit Company of Maryland^, 

(Here insert full name and address or legal title of Surety) 


are held and firmly bound unto Board of Pub 1 Ic^Works,,^ fQ > 


City of Fort Wayne 

as Obligee, hereinafter called Owner, in the amount of One Hundred Twenty Thousand Nine Hundred 

Eighty Three Dollars and nc/cents Dollars ($ [20^,983*00 ^ 

for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. 


Vv Hi.REAS, - *j-p, s HoGuencrd Corporation 

Contractor has by written agreement dated Augusf 5 ^ 19 75 , entered into a contract with Owner for 

Construction of Fire Station # 7, at comer of Spring & Lindenwood, Fort Wayne, Indiana 


in accordance with Drawings and Specifications prepared by 
Boulevard,. Fort Wayne. Indl cna 


Archonics Corporation 7 4009 E* State 


which contract i$ by reference made a part hereof, and is hereinafter referred to as the Contract. 


AlA DOCUMENT A311 • PERFORMANCE BOND AND LABOR AND MATERIA 
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A! A Document A311 

Labor and Material Payment Bond 


5 3CND IS ISSUED SIMULTANEOUSLY WITH PERFORMANCE IN FAVOR-OF THE 

,SrX CONDITIONED ON THE FULL AND FAITHFUL PERFORMANCE OF THE CONTRACT 


KNOW ALL MEN 3Y THESE PRESENTS: thatfhe Huguenord.f ddressorIegal , titIeofContractor) 

4410 Execufiv© Biv-d, rosrt Wayne, Indiana 46808 

as Principal heremar.ei called Principal, and, Fidelity and DeposlfCon^l^ n ?l e ^rf r gPSkg a i title of SttlWy> 
Baltimore, Maryland 

as Surety, hereinafter ci,ed Surety, are held and firmly bound HilSgjrf ©f er ffMl&Wpfes or !egat tjte 0f 
City of Fort Wayne 

as Obligee, hereinafter caled Owner, for the use an e 

Elghtyrrf^g^ ©ollars and/t&/cpnpi_ !e45t of tfw i£ofltrt4t pme ) Dollarl2|§, 983*00 ), 

for the payment wr.evec: Principal and Surety bind themselves, their heirs, executors, administrators, 
successors and assigns, jointly and severally, firmly by these presents. 


WHEREAf^ Huguenard €©rp$at!©n 

Principal has by .r-nah agreement dat^ 5> 75 ^ ■ <="»red into a contract with Owner for 

Construction of Fire Station ^ 7, at comer of Spring St Linden wood. Fort Wayne, Indiana 

in accordance Mth Drawings and Specifications prepared^^^Q^rsflpifo J^ r ^ al 5fo& A rcWte«) 
Boulevard, Fort Wayne, tad? ana 

which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


o. c A, a»S 











NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is Such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect 


The Surety hereby waives notice of any alteration or 
extension of time made by the Owner. 

Whenever Contractor shall be, and declared by Owner 
to be in default under the Contract, the Owner having 
performed Owner's obligations thereunder, iftft Surety 
may p-rfemptfy remedy the default, or shall promptly 

1} Complete the Contract in accordance with its terms 
snd com n,■ms or 

2/ Obtain | bid or bids for completing the Contract in 
i#eGfdante with ri» terms and conditions, and upon de¬ 
termination by. Surety of the lowest rwdC.nsi.ble bidder, 
Or, if the Owner elects, upon deS'--- m-ton by the 
Owner and the Surety jointly of the lowest responsible 
bidder, w'ar-gg for -a contract betwew ...on bidder and 
Owner, and make avattedfe as Work pna-grssses (even 
tfioosh them should .be a default- a succession of 


defaults under the contract or contracts of completion 
arranged under this paragraph) sufficient funds to pay the 
cost of completion less the balance of the contract price; 
but not exceeding, including other costs and damages 
for which the Surety may be liable hereunder, the amount 
set forth in the first paragraph hereof. The term "balance 
of the contract price," as used in this paragraph, shall 
mean the total amount payable by Owner to Contractor 
under the Contract and any amendments thereto, less 
the amount properly paid by Owner to Contractor. 

Any suit under this bond must be instituted before 
the expiration of two (2) years from the date on which 
final payment under the Contract falls due. 

No right of action shall accrue on this bond to or for 
the use of any person or corporation other than the 
Owner named herein'or the heirs, executors, adminis¬ 
trators or successors of the Owner-. 


Sign-iri and sealed this $rb 


day of. August 


19 


75 
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NOW, THEREFORE, fttl CONDITION OF this OBLIGATION is such that, if Principal shall promptly make payment to alt 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the 
Contract, then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the fol¬ 
lowing conditions: 


1. A claimant is defined as one having a direct con¬ 
tract with the Principal or with a Subcontractor of the 
Principal for labor, material, or both, used or reasonably 
required for use in the performance of the Contract, 
labor and material being construed to include that part of 
water, gas, power, light, heat, oil, gasoline, telephone 
Service or rental of equipment directly applicable to the 
Contract. 

2. The above named Principal and Surety hereby 
jointly and severally agree with the Owner that every 
claimant as herein denned, who has not been paid in 
full before the e\p« a,>c-' of a period of ninety (90) 
days after the date on wmcn the last of such claimant's 
work or labor was done or performed, or materials were 
furnished by such claimant may sue on this bond for 
the use of such dainam. ~ osecufe. the suit to final 
judgment for such sum p- sums as may be justly due 
claimant, and have execution thereon. The Owner shall 
not be liable for the pay —em of any costs or expenses 
of any such suit. 

J, .No suit or set.'r m- c-e commenced hereunder 
by any claimant: 

a) Unless claimant. coef man one having a direct 
contract with the Pr-cies;.. shall have given written 
notice to any two of trie x’-lowing; the Principal, the 
Owner, or the Surety grow --amed. within ninety (90) 
days after such claimant me c~ performed the last of 
the work or labor, or u— the last of the materials 

for which said claim, is ~o stating with substantial 


accuracy the amount claimed and the name of the party 
to whom the materials were furnished, or for whom 
the work or labor was done or performed. Such notice 
shall be served by mailing the same by registered mail 
or certified mail,- postage prepaid, in an envelope ad¬ 
dressed to the Principal, Owner or Surety, at any place 
where an office is regularly maintained for the trans¬ 
action of business, or served in any manner in which 
legal process may be served in the state in which the 
aforesaid project is located, save that such service need 
not be made by a public officer. 

b) After the expiration of one (1) year following the 
date on which Principal ceased Work on said Contract, 
it being understood, however, that if any limitation em¬ 
bodied in this bond is prohibited by any law controlling 
the construction hereof such limitation shall be deemed 
to be amended so as to be equal to the minimum period 
of limitation permitted by such law. 

c) Other than in a state court of competent jurisdiction 
in and for the county or other political subdivision of 
the state in which the Project, or any part thereof, is 
situated, or in the United States District Court for the 
district in which the Project, or any part thereof, is sit¬ 
uated, and not elsewhere. 

4. The amount of this bond shall be reduced by and 
to the extent of any payment or payments made in good 
faith hereunder, inclusive of the payment by Surety of 
mechanics' liens which may be filed of record against 
said improvement, whether or not claim for the amount 
of such lien be presented under and against this bond. 


Signed and sealed this 5- day of August 19 75 


n 

V 


The Huguenard Corporation 

| ‘ ~ (Principal) , deal! 

| 'y H / 4 

/ 


1 /Cow ^ ~-f To . 
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Fidelity and Deposit Company of Maryland 


_ 1 

V "'T' nm<-) 


With) 
Attorney-in-fact 
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Power of Attorney 

FIDELITY AND DEPOSIT COMPANY OF MARYLAND 

HOME OFFICE: BALTIMORE, MD. 

Know All Men By These Presents; That the Fidelity and Deposit Company of Maryland, a corpora- 
tion of the State of Maryland, by JOHN C „ GARDNER, Vice-President, and C„ M„ PECOT, JR„ , 
Assistant Secretary, in pursuance ot authority granted by Article VI, Section 2, of the By-Lams of said Com¬ 
pany,which reads as follows: 

‘■'I he President, or any one of the Executive . Vice-Presidents, or any. one of tins additional Vice-Presidents specially authorized 
so to do by the Board of Directors or by the Executive Committee, shall have power, by and with the concurrence of the Sec¬ 
retary or any one of the Assistant Secretaries, to appoint Resident Vice-Presidents, Resident Assistant Secretaries and Attorneys- 
i Tactaa he basiness of the Company roa yep ,re or to authorize any person or persons to execute on behalf of the Company arty 
bonds undertakings recognizances, stipulations policies, c< ntracts, agreements, deeds, and releases and assignments of judgments, 
decrees m rtg a a instruments lr be _ <- 1 f mortgages and also all other instruments and documents which the business of 
the Com fan;, may require, and to affix the seal of the Company thereto.” 

does hereby nominate, constitute ,apd appoint Walter H. T./upke v Jr., Duane fi „ Lupke, Donald 
- Coffey* Edward £ „ Rice. 1 elda B„ Thompson, Walter E„ Boose -and Paula W, 

Sch neider, all of Fort b aw:e. Ind ian a,, EACH „ „ ,, „ „ „._11 , 

its true and iawful agent and Attoraey-in-h'act, to make, execute, seal and deliver, for, and on its behalf as 

surerv, ard as its act and deed • any and all bends and undertakings. ....... „......... .., , 


- ve such bonds or an o*- kings in pursuance of these presents, shall be as binding upon said 

Cornc..T as km _rc ampi ~ *. iwr.ts and purposes, as if they had been duly executed and acknowledged 
e ’-egiiia h -’et ec —*< r ae Company at its office in Baltimore, Md., in their own proper persons 
s ot r- --css that, issued on behalf of Walter B„ Lu.pke, Jr a> 

eta J|| eaeed Thai7, TST&f 


La Witness V hfs 
Ar names and ai5as*« ■ 
- _....... 


scry certify that the aforegoing is 


« copy of Article VI, Section 2, of the By-Laws of I 


(Signed) 


the said Vice-President and Assistant Secretary have hewn n to subscribed 
Cc-pcwate Seal of the said Fidelity and Deposit Company of Maryland, this 
. . -:«.y of... ...Eebrua cy....., A.D. 19.7.4.... 

FIDELITY AND DEPOSIT .COMPANY OF MARYLAND 


■ } s 


seal) 

Smi; of Maryland 
L ;. y of Baltimore 

On this 22nd day of 
Maryland, in and'.for the City 
...Secretary of the Fidelity and I 
hi and who executed, the prece-i 
severally and each for hjr -e * c 
xo the preceding instrument is 
officers were duly affixed and a 


nsisnt Secretary 


By... 


. JQHIT.C^GARBHER 
Vice-President 


(Signed) 

(Seal) 


February , A.D. 19 74 , before the subscriber, a Notary Public of the State of 

Baltimore, duly commissioned and qualified, came the above-named Vice-President and Assistant 
Tv -ft Company of Maryland, to me personally known to be the individuals and officers descr ibed 
s Instrument, and they each acknowledged the execution of the same, and being by me duty sworn, 

.A and ssith, that they are the said officers of the Compai y afrresaid, and that the seal affixed 
- ~ r orae» Seal of said Company, and that the said Corpoiate Sea! and iheir signatures as such 
scribed to the said instrument by the authority and direction- of the said Corporation. 

’five hereunto set my hand and affixed my Official Seal, at the City of Baltimore, the day and year 

- -......-MLIJm.-W...HAlIS 


Notary Public Commission Ekpires.July...L,...19.7..4 


CERTIFICATE 

T, the undersigned. Assistant Secretary of the Fidelity and Deposit Company of Maryland, do hereby certify that the original 

N- £ Atton-yy rf cV y. ; a fuii, true and correct copy, is in iml force and effect on the date of this certificate; and I 
c t r ty iat the \ s —o pt who e cuted the said Power of Attorn y«s cne of the additional Vice-Pros dents s; <- 
eh horiaed hs e Boar f Dire* st appoint any Attorney-ui-Fac + a provided in Artfcfe VI, 'Section 2 of the By-Law rf 
the Fidelity and Deposit Com?w*’y of SIar-yland. 

This Certificate may be signed by facsimile under and by authority of the following resolution of the Board of Directors of the 

Fsdfi rry and Deposit Cc&iFaNY > 5 aeylan‘d at a meeting duly called and held on the 16th day of July, 1969. 

D >Lve > That th atsimiSe or -it- 1 - ideally ••epioduced sgnature oi arc Assistant Secretary of the Company, \ hether 
made beret Tore r I ercatier v herever appearing up- n a certified copv of any power of attorney issued by the Company, shall be 
valid and h : , ding upon Ae C-Tn at y wl n this Same force and effect as though manually affixed.” 

Is Testimony Whbjl OF, 1 have heset nto -ulscribed my name and affixed the corporate seal of the said Company, this I 

_19....Z5 i MVih 


Assistant Seer alary 


S.lilV —197474 




















COMMERCIAL UNION ASSURANCE COMPANIES 

BOSTON, MASSACHUSETTS 

American Employers .Insurance Company 

(Nome of Insurance Company) ^ August 5,1979 

CERTIFICATE OF INSURANCE 

(Jiitjis is to CfcftiftJ that the Company named above h as issued 0 policy or policies, covering in accordance with the 
terms thereof, to the insured named below. It is the intention of the Company that in the event of cancellation of the 
policy or policies by the Company during the periods of coverage as stated herein^__lil days written notice of such 
cancellation will be mailed to the party to whom this Certificate is issued, at the address stated below. This. Certificate 
of Insurance-neither affirmatively nor negatively amends, extends or alters the coverage afforded by the policy or : .pol ¬ 
icies issued by the Company as indicated above. 

Bo -i rd o t • 

- 'City of Fort Wayne 
•’ Fort Wayne, Indiana 

N ' ;: 'Tlte A ituguainard Corporation 

4410 Executive Blvd* 

Fort Wayne, .Indiana 46808 

085c-.pfonotMo.orVeH.de All Operations of the Insured -Project: Fire Station ^ 7 

P'ctce of Garaging or ^ Indiana 

TYPS Of POLICY . . 

POLICY pmon 

. LIMITS C? MA&UTY 


gfFECtIVE 

EXPIATION 

■S' -c AJESld^ePip 

6CX-75 


STATUTORY -i 




' $ '■ Coverage 8 100,000 

GfiNSRAi lUaHJTY 

\ s = xeuucxx 

( $' 500 ^000 Each Occurrersce 

1 c 500,000 C^^gote Products 

I 5 ( Aggregate Comp. Operations 

sr CTC7TXT51 

h=W5 ' 

b-l*-yb 

EMvcto- S| 



pendent Correctors X 



IgCiiS -ptUdAu- '/ . i 



CompVecf Qperot.ons 3 



C r-t. ji 



PRQPfcVT? OaMAC-c 

\ $. 1.00 , GOO , Eocit Occurrence ' 

I $ 100 O'00' : 

f $ 100 f OQO Aggregate Protective 

{ $ 100,000 ; 

1 100,000 ; t-AggaflpwComp.assertions ■ 

1 $ Aggregate Cofl.fgctuci! 

P *«* 8 £ A it) f - £ *L ip 1 

b~i ~(y 

t>**i«YO - 

FWo- X 



: L i 'tad^peMlsatCo*ttUetcM» , '■)- A. ' ; 



Products | X 



Compteted Operertiors. 



C 5 nrcc*«o( • X 



AUTQMQfciyAWTf ' 

BODILY INiURY ^ ^ 

J $ 250,000 E«WP^«». 

j $ 500,000 fact Occmrer.ee** 

- Owned AttowoWl*, [ X] Ai. U /4 JL lb 1 

0-1- {'j 

b-x ~(O 

Hired AjMmoot-s X 



.Nonev-eo AuromooWs H? 



PROPERTY DAMAGE 


O' mAao-nob.'-i - at .3741.151 

6-1-75 

6-1 -7'fi 

l $ 100,000 Eoch occurrence-' 

Automobiles ■ ..T. Tr i .... 



• Horned AufonWm- 



Collar lal lixcrsss ^ Cl83t>7001 

- Liability* ***.*».». j 

Archonics Coro, f Architect) 

4009 B state St, • 7‘ .Tiyne. . Z 

3-24-75 

id * 

6 - 1-76 

#2,000,000 ea, occarresce 

This Certificate of Insurance is not valid unless it is countersigned by a bOTv authorized representative of the Company 

„ form G4303 is indicated in she "POIICY NUMBER column. ,( ^fmASA/K. i l ! 

tif more than on. kino assurance is written on on. policy, the policy _ LUPKE-RiCE fATE # a * e5 / 

number need not b. repeated. ORIGINAL 
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THE AMERICAN 


At A Document AT01 

Standard Form of Agreement Between 
Owner and Contractor 

where the basis of payment is a 

STIPULATED SUM 

r- „ VE'A m^QKTAm UCAL CONSEQUENCES; CONSULTATION WITH 

Ah - .ZOL RACED WITH RESPECT TO ITS COMPLETION OR MODIFICATION 

, ih the esz £ " " At A Document A201, General Conditions of the Contract for Construction , 

Thjs dbcume r as amoved and endorsed by The Associated Genera! Contractors of America. 


agreement 

made this fourtr- -zh) day of August in the year of Nineteen 

Hundred and Seventy-Five (1 975 ) 


BETWEEN the Owner: 

City of Fort Wayne 

Fort Wayne, Indiana 


and the Contractor: 

Havel Bros. , Inc. 

4711 Speedway Drive 

Fort Wayne, Indiana 


the Project: - 

Firehouse #7 

Corner Spring an-d-'Lindenwood Avenue 

Fort Wayne, Indiana 


the Architect: 

Archonics Corporation 

4009 East State BTvd . 

Fort Wayne, Indi ana .46805 

j 


The Owner and the Contractor agree, as set forth below. 




/7<r 


INSTiTUTE OF ARCHITECTS 

H 


AIA DOCUMENT 
THE AMERICAN 


3,1:55 . r * l 3 , 

INSTITUTE OF ARCHITECTS’, 1735 NEW YORK AVE, N 


1974 EDITION * A (A®- • 01974 
W, tt ASHINCTON, D. C. 20006 




















ARTICLE 1 


THE CONTRACT DOCUMENTS 

The Contract Documents consist of this Agreement, Conditions of the. Contract (General, Supplementary and other 
Conditions), Drawings. Specifications, all Addenda issued prior to execution of this Agreement and all Modifications 
issued subsequent thereto. These form the Contract, and all are as fully a part of the Contract as if attached to this 
Agreement or repeated herein. An enumeration of the Contract Documents appears in Article 7. 

ARTICLE 2 
THE WORK 

The Contractor shall perform all the Work required by the Contract Documents for 

(Here insert the caption desc'.pine of the Work as used on other Contract Documents.) 

Electrical Work on Firehouse #7 


ARTICLE 3 

TIME OF COMMENCEMENT AND COMPLETION 

The Work to be performed _~cer this Contract shall be commenced within seven (7) calendar days 
and completed wi th?n one hundred fifty (150) calendar days. 


A1A DOCUMENT AIM * OV. N3R-CONTRACT0R AGREEMENT • JANUARY 1974 EDITION • AIA® • ©1974 

THE AMERICAN INSTITUTE OF ARCHITECTS, 1735 NEW YORK AVE., N.W., WASHINGTON, D. C. 20006 2 








ARTICLE 4 


CONTRACT SUM 

The CHvn«f Shall pay the Contractor for the- performance of the Work, subject to additions and deductions by Change 
Order as provided in the Conditions of the Contract, irs current funds, the Contract Sum of 

Eleven Thousand Nine Hundred Ninety-One Dollars and no/100. ($11,991.00) 


s-?d upon Applications ''cr 
the Architect, the Ov.'e 
!ec in the Conditions cf r~ 
; or about the Fit lw 
j proportion of the Cor :: 
d See below 

moment suitably siorec 

ne (1 ) c 

previous payments in eac 
a total payments to n i f. 
aSi determine for ail ince 


PROGRESS PAYMENTS 

-a submitted to the Architect by the Contractor and Certificates for Payment issued 
nake progress payments on account of the Contract Sum to the Contractor as pro* 
act 2 $ follows: 

t) day of each month See be ^ 0W per cent of 

. properly allocable to labor, materials and equipment incorporated in the Work 
per cent of the portion of the Contract Sum properly allocable to materials and 
;e or at some other Ideation agreed upon in writing by the parties, up to the 
,r to the date on which the Application for Payment is submitted, less the aggregate 
and upon Substantial Completion of the entire Work, a sum sufficient to increase 
five ( 9 5 ) per cent of the Contract Sum, less such retainages as the Architect 
Work and unsettled claims. 


Schedule of Pr ogress Payments 


Labor s materia l 
materi al s . sir 


s p equipment and 
tably stored 


Proportion of Progress Payment 
El i qible toward Contract Sum 


First Fifty Percent (50%) of 
Contract Amount --- 

Balance of Contract Amount - 


Ninety (90) Percent 

One Hundred (100) Percent 


Any mofwys ROi paid w 
place of the Project. 


AIA DOCUMENT All! * O'- 
mt AvrieirA.M INSTITUTE 


do* TO 


under this Contract shall bear interest at the legal rate in 


AGREEMENT • JANUARY 1924 EDITION * A1A® * ©197-) 
035 NEW YORK AVF NW, WASHINGTON, D. C. 20006 


force at the 












ARTICLE 6 


FINAL PAYMENT 

Final payment, constituting the entire unpaid balance of the Contract Sum, shall be paid by the Owner to the 
Contractor T h 1 r ty (30) days after Substantial Completion of the Work unless otherwise stipulated in the 
Certificate of Substantial Completion, provided-the Work has then been completed, the Contract fully performed, 
and a final Certificate *or Payment has been issued by the Architect. 


■ MISCELLANEOUS PROVISIONS 

7.1 Terms used in mis Agreement which are defined in the Conditions of the Contract shall have the meanings: 
designated in those Conditions. 

7.2 The Contract Doarangnts, which constitute the entire agreement between the Owner and the Contractor, are listed 
in Article 1 and, exceot for Modifications issued after execution of this Agreement, are enumerated as follows: 

below the Agreement, of the Contract (Genera1, Supplementary, and other Conditions), Drawings, Specifications s Addenda and accepted 

Alternates , showing page os s-ee;. nomoers m all cases and dates where applicable.) 

1. This Agreement 

2. Conditions of the Contract 

a. Advertisement for Bids ■ . , 

b. Instructions to bidders (AIA Document A701 » Jan. , 1974 Edition) 

c Sues'eraental Instructions to Bidders 

d! Gene-el Conditions (AIA Document A201, April 1970 Edition) 
e . Supplementary Conditions 


Spe 
a . 
b . 


D i v i 


and Division 16 

thru Division 15 as Electrical Work may appear. 


Drawings 
Title- 
Survey 
Pages 



e. Pages F~ 

1 thru P-3 




f . Pages H ~ 

~ thru H-2 




g. Pages E- 

T thru E-3 



5 . 

Addendum #1 

dated July 

1 6 5 

1 975 

6. 

Addendum #2 

dated July 

23 , 

1 975 

This 

Contract sh 

all become 

valie and 


passage by the City Council. Notification of City 
Council action shall be presented by the Board of Public Works through 
ifrJ^ay'PrTd y^9n?sF Written above. 


upon acceptance 
Council actie 



CONTRACTOR Havel Bros,. Inc. 


menfra ’ R r . Ha ve TT'S e c>. -TY t$cTS. 


NcR-CO.N'TRACTOR AGREEMENT » JANUARY 1974 EDITION * AIA® • ©1974 
OF ARCHITECTS, 1735 NEW YORK AVI., N.W., WASHINGTON, D. C. 2000b 

















DECEIVED 

AUG 0 4 1375 

\RCHOHtCS CORPORA! ION 

FORT WAYMS. I NDIANA 


j£2&\ FIREMAN’S 

f FUND 
ItJ A* 


AMERICAN 

PERFORMANCE BOND 


Havel Bros., Inc. 

r;,-ow *u. -- 


_ The Ameri c an Insv r ance Com pany.. a Ccxpcraiioii organized and existing under the laws 

r-r Je u5E Mnr 

Su *' ’• “ ^%rl‘*&%£?•%-£-£* _ 

r " Eleven Thousand* Nine. Hund red Mi 
in the peer! 5ca ou—,-,---*---- 


ment o i which, well end truly to be made, we t 

August.—- 1 -- 


„iq Z 5. 


4 _August_ ; —^ 

err an. Eir ehocse =Q, -'ort Wayn e J .__Iji._ 


_Z2. . 





















































.OF 


THE AMERICAN INSURANCE COMPANY V 


KNOW ALL MEN BY THESE PRESENTS: T! 

under thektws of. the State of New Jersey.^. 

Arthur C. Frericks, Donald T. Belbuiowski, Gerald A. Dahle, Josephine E. Stackhouse, 
Leonard Shirley, Lane I, Grile, David J. Steffen and Helen Pyles, all of Fort Wayne, 
Indiana - EACH , 


any and all bonds, undertakings, 
obligations in the nature thereof. 


or other written 


the President, se 
I that the said j 


" This., pr*--- of. attorney 


fa .grcaded pursuant to Article VIII, Section 31 
oiMcr, 1563, and now in full force and .effect. 


and 31 of By-laws of THE AMERICAN INSURANCE COMPANY 




. of THE AMERICA 1 ;' 


-c ;cf?a;y r 


LtisiridttosuS 


* RESOeVEC ihct he c prr_-i car A -“President, Assistant Secretary, and Resident Assistant Secretary of this Corporation, and 
t-e at h s Corps ct-cn ~ be affixed cr prirted on an/ poorer of attorney, on any revocation of any power of attorney, or on 

a- cc e “ a a - - - dalle a d any power of attorney, any revocation, of any power of attorney, or certificate bearing 


Itt .V TI ~2S . I -"” Cr 7H *tpCU fa RANCE COMPANY ha cat; 
■ -corporate seal to he hereurac —tree drs _UklLday o l. July 



IN WITNESS WHEREOF, I nerve n^reento set my hand and a 





MARY. A- GrtfDJCE, In 


CERTIFICATE ■ 


SYAClSl0FCL..Op3:5f|i.: 
' ; COUNTY qC COOS 


I the ;;-d?rr.gr.»d. Jurats'art Secretary of THE AMERICAN INSURANCE COMPANY, a NEW JERSEY i 
TIFY that the foretramp and rhacred PO'.VER OF rs in'full force and has not been 

' A VIII, Sections 30 -end 5, cf the By-laws of the 'the Hesolntton of the .Board of I 


s 


V- 




t,, 


3 Si 0641 ~T A —1 -74 
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0 


FIREMAN’S rUiNL/ AMERICAN 

INSURANCE COMPANIES 

HOMg OFFICE: SAN FSASt-CrSCO. C*UF€t*HI* 


_ ^ LABOR & MATERIAL PAYMENT BOND 

NOTE; THIS BOND IS ISSUED SIMULTANEOUSLY WITH ANOTP2R BONO IN FAVOR QF THE 

OWNER CONDITIONED FOR THE FULL AND FAITHFUL PERFORMANCE OF THE CONTRACT. 

-mcm ALL MEN BY THESE PRESENTS: ' - , .'fob- 

n’i A Haval.B.ros. , Inc., Poyt Wayne, Indiana . . . . p. . .. T 


os Principal, hereinciler colled Principal, and - Tha American Insuran S e_Co!!! BaB ^--- 

; - ; _ N.J. , CorporatioK,. as. Surety, hereinafter called Surety, are held and firmly bound unto 

City of Port. Wayne, Board of Public Works,,. . ; . , : -i i ' ■ —■ 


as CbLgee, her 
S ieven Thousaru 


~ -.I-.* r.cms cr,d address or legal titi* oi the Owner) , 

idler called Owner, far the use and benefit of claimants as hereinbelow defined, in the amount of 

Nine Hundred Ninet y-One and 00/100-- —■11^991.00 Y 

for t o-vm to fit IfeOSl Of ib'g C-OiSlnsCt pH-Cfe)- ■ 

fo- re? permeru wjier.ee Principal rfo Screty bird themselves, their heirs, executors, administrators, successors and 
cssicns cmtl’v cmd severally, trml/ by hese presents. , 

_ ..._ - : . _ , August 4 , 1975 Q ~ 

Work at Firehouse #7, Fort Wayne, In. 




rations prepared by_ 


:-r; *a ah claimants cs bscA 
_ ai the Cor::::.::, 
■re mr to the following at- 
A tiKnctaa* is defined as cas a 
be - p = ed or reasonably 

gas, pow»r, light, hear - 
The* above named Principal or.; 
is no. ',»“A txud m lull b«c-- «=. 

-s Lore © p~*r f ormed orm- - - *■ 
final >. dgment for such.sties, or si 
lymerit of any costs or expenses 
No suit or action shall be cam.: 
} Unless claimant, other than cr 
g: The Principal, the Owner, or the 
labor, or furnished the Ids-t ol rr.s 
me ol the party to wo"- **- —r 
rved by mailing the same by rec 
ai any place where an ch 
■ccess may be served in the stay 
> Alter the expiration, a. cne ID 
» that if any hmiwt on mred e 
semed o be etuer-ei ~o o c 


■efsran.es ccea ram hereof, and is hereinafter referred to as the Contract. 

nrcN OF THIS OBLIGATION is such that if the Principal shall promptly rae&e pay* 

- „ -,= in-fed, for all labor and material used or reasonably, required for use in the 
A - - obligation shall be void; otherwise it shall remain in full force and effect, subject, 

- - - - contract with the Principal or with, a subcontractor of the Principal for labor, material, 

.* in the perfo mance of the co it act >cbc and -ate ial being con trued to mcl a’ that part 

a—cr-e telephone service or rental of equipment directly applicable to the Contract, 
wri, L Leby jointly and severally agree with the Owner that every claimant as herein defined, woo 
“T „ A; 0 j y period of ninety (90) days after the date on which the last of such claimant's work or labor 
- pished by uch claimant ray sor his bond fore of uch claimant eroa-c te » suri 
„ s nay oe justly due claimant, and have execution 1 
cm/ such suit. . ? - 

-a.ed hereunder by any claimant, „ -' 

.cm - a a direct contract with the Principal, shall have given written notice to any two of the follow- 
_-o. T Above named, within ninety 190} days after such claimant: did or ^performed the last an. toe wore 
- s t or which said claim ts made, stating with su stantal accuracy the amount cla> — =>d ard the 
T_- 3 Lere furnished, or- for whom the work or labor was done’or performed. Such notice shall be 
g nail or certified-mail postage prepa d in. ehs envelope addressed the Principal Ow-e- or 
’-egukxriy mamta ned for th-» trar=actio of b ins or served in any mar ner m *c legal 
L Tfrhieh the aforesaid project is located, save that such service need not be made by a pwhko officer., 
rear following the date on which Principal ceased work on said Contract, it being, understood,-how- 
in mis bond is prohibited by any law controlling the construction hereof such limitation shall be 
-A ai fo the minimum period of Lmtation perm *ted by such law 

- - -n jurisdiction m and for ih» count/ «r cfoe» political subdivision of the stats in whteft the pro set, 

. be United Skates District Court for the'district in which the project, or any part thereof, is situated, and 

-.cvd by and to the extent of any payment or payments made in good faith, hereunder, inclusive 
sms which may be filed of record against said improvement, whether or not claim for the amount 












































POWER OF 


THE AMERICAN INSURANCE COMPANY V. 


Arthur C. Frericks, Donald T. Belbutowski, Gerald A. Dahle, Josephine E. Stackhouse, 
Leonard Shirley, Lane I. Grile, David J. Steffen and Helen Pyles, all of Fort Wayne, 
Indiana - EACH' 

its true and lawful Attorney I^-in-FcCt, with full power and authority hereby conferred in its name, place and stead, to execute 
acknowledge and deliver any an( j a n bonds, undertakings, recognizances or other written 
obligations in the nature thereof. 


■ if such bonds were signed by &e President,^ 

Fact may do in the premises. ' ' 

This power of attorney is granted pursuant to Article Vffl, Section 30 and 31 of By-laws of THE AMERICAN INSURANCE COMPANY 






fi»eixt^^irsxa!nssxs 


his. power of attomsv is signed tone sealed under and by the authority of the following Resolution adopted by the Board of Directors • 
: THE AMERICAN L.SUH-NCE COMPANY at a meeting duly called and held on the 28th. day of September. 1966. and that said 

RESOLVED, that, the signature ci any Vice-President, Assistant Secretary, and Resident Assistant. Secretary of this Corporation,, end 
•ms seel of tm» Corporcrcr. nr-' he affixed or printed an any power o: attorney, on any revocation of any power of attorney, or on 


IN WITNESS WHEREOF THE AMERICAN INSURANCE COMPANY has ca-. 

Juljt- 


., 19_ZU' 


$ by its Vice-President, o 


STATE OF ILLINOIS., 
COUNTY OF COOK 


} 


. n and which executes me above instrument; that he knows -the seal of said Corporation; that the seat affixed to the said 
» so affixed by Order of the Hoard of Directors of said Corporation and that he signed his 



MARY A, GIUDICE, K 


STATE OF ILLINOIS, 
COUNTY OF COOK . . 


} 


TIFY f 




and 3! of the 


of THE AMERICAN INSURANCE COMPANY, « 
POWER OF ATTORNEY remains ,r. full force a 
By-laws of the Corporation, end the Resolution 


t the Board of E 


i th._JL 


August 


330641-TA -I-', 
























DIGEST SHEET 


DEPARTMENT REQUESTING ORDINANCE Board of Public Works 

SYNOPSIS OF ORDINANCE Covers contracts with Huguenard Corporation in amount of - 
$120,983.00, Havel Brothers in amount of $11,991.00 and DVT, Inc, in amount of 

$22,800.00 for work on Fire Station #7. 



TITLE OF ORDINANCE Special Ordinance 


7r-af 



SEE "PRIOR APPROVAL" AND BID TABULATION ATTACHED 


EFFECT OF PASSAGE Construction, Electrical & Mechanical work will be accomplished 
on approved project. 


EFFECT OF NON-PASSAGE See Prior Approval 


MONEY INVOLVED (Direct Costs, Expenditures, Savings) Cost to City - $155,774.00 


ASSIGNED TO COMMITTEE 


AitfMiji 





























